Re: FW: Highland Park Photos 


Subject: Re: FW: Highland Park Photos 

From: Ricardo Flores <ricardo.x.flores@lacity.org> 

Date: 12/07/2017 10:32 AM 
To: Arturo <arturo@lani.org> 

CC: Bill Cody <bill.cody@lacity.org>, Misty Iwatsu <mistyli@aol.com> 

Good Morning Arturo, 

Thank you for the update. 

I am glad to hear that the contractor will monitor the sites on a weekly basis. 

Please keep Bill posted as he is the Field Deputy for Highland Park and is overseeing the 
project. 


Ricardo Flores 

Constituent Services 

Councilmember Gilbert Cedillo 

Los Angeles City Council, District 1 

323-550-1538-Office 

(323) 550-1579-Fax 

ricardo.x.flores(a)lacitv.org 


On Thu, Dec 7, 2017 at 9:53 AM, Arturo < arturo@lani.orq > wrote: 

Hi Ricardo, 

The general contractor has inspected all sites earlier this week and will 
conduct weekly inspections for safety. Also, I will be coordinating a call with 
LADOT and the contractor to help understand what's the hold up so we can get 
those tiles installed! I'll keep you posted. 

Thanks 

Arturo Nevarez 
Program Manager 

Los Angeles Neighborhood Initiative 
800 Figueroa St., Suite 970 
Los Angeles, CA 90017 
Phone: (213) 627-1822 ext. 17 
Fax: (213) 627-1821 
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Re: FW: Highland Park Photos 


arturo@lani.org 

www.lani.org 


-Original Message- 

From: Esteban Torres [mailto: esteban@axiomcm.com l 
Sent: Wednesday, December 06, 2017 9:46 PM 
To: Arturo 

Cc: Rebecca; Austin Kano; Rodolfo Martell; Peter Rhyu; Misty Iwatsu; Angie 

Torres; Serenity Torres 

Subject: FW: Highland Park Photos 


FYI 

We were last out to inspect all sites along Figueroa on Monday 12/4/17, I have 
instructed my safety manager to conduct weekly inspections. 


Esteban Torres 

200 N. San Fernando Road, Suite 314 
Los Angeles, CA 90031 

o : 323-612-6343 | f : 323-612-6386 | c : 626-235-8866 
www.axiomcmgc.com | esteban@axiomcm.com 


-Original Message- 

From: Paul Gonzales 

Sent: Monday, December 4, 2017 2:18 PM 

To: Esteban Torres < esteban@axiomcm.com >; Serenity Torres 

< serenitv@axiomcm.com > 

Subject: Highland Park Photos 

Esteban 

All covers are in good shape, I will make a point to check them weekly 

Thanks 

Paul 


2 of 2 


04/18/2018 11:45 PM 

















